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SUBJECT: SURVEILLANCE AIR CONDITIONING PROJECT 



FOR RSO 

REF: TEL AVIV 7540 

1 . SURVEILLANCE OF AIR CONDITIONING PROJECT IN SENSITIVE 
AREAS BY CONSEC SEABEE TEAM IS BEING PLANNED. 

2. IT IS ASSUMED THAT AFTER 1 OCT OBSERVANCE OF THE RATE 

OF PROGRESS BY LOCAL CONTRACTOR WILL ALLOW A FIRM ESTIMATE 
FORCOMMENCEMENT AND DURATION OF WORK IN SECURE AREA. 
SEABEES FROM WASHDC WILL BE REQUIRED FOR 15 OCT DATE. IE 
LATER COMMENCEMENT FEASIBLE (25 OCT - 1 NOV) PERSONNEL AL- 
READY IN EUROPE MAY BE AVAILABLE. 

3. IN ADDITION TO COMMENCEMENT AND DURATION OE PROJECT, 
REQUEST ADVISE AVAILABILITY OF QUARTERS AND LOCAL TRANSPOR- 
TATION FOR SEABEES. ALSO STATUS MATERIALS EOR OC AIR-COND- 
ITIONING PROJECT. KISSINGER 
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